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May  18,  2007 
Project  045 1 6-2 


Ms.  Irene  M.  Dale 
Environmental  Engineer 
Bureau  of  Waste  Site  Cleanup 
Department  of  Environmental  Protection 
205  B  Lowell  Street 
Wilmington,  MA  01887 

Dear  Ms.  Dale: 

Re:  Phase  II  Scope  of  Work 
50  Tufts  Street  Site 
Somerville,  MA 
RTN  3-23246;  3-26114 


r 
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On  behalf  of  UniFirst  Corporation  of  Wilmington,  Massachusetts,  GEI  Consultants,  Inc.  is 
submitting  this  Phase  II  Scope  of  Work  (SOW)  for  further  investigation  of  environmental 
conditions  at  the  50  Tufts  Street  Site  in  Somerville,  Massachusetts  (the  Site,  Fig.  1).  The  Phase  I 
Initial  Site  Investigation  Report  was  submitted  to  the  Massachusetts  Department  of  Environmental 
Protection  (DEP)  on  June  16,  2006  and  the  Phase  II  Comprehensive  Site  Assessment  is  due  to 
DEP  by  June  16,  2008. 

There  are  two  active  DEP  Release  Tracking  Numbers  (RTNs)  associated  with  the  Site:  3-23246 
and  3-261 14.  The  Site  is  currently  classified  Tier  IC  under  RTN  3-23246.  An  additional  Release 
Tracking  Number,  RTN  3-261 14,  was  assigned  to  the  Site  in  August  2006,  in  connection  with 
indoor  air  sampling  in  nearby  residences.  For  purposes  of  administrative  convenience,  DEP  has 
requested  that  response  actions  conducted  outside  the  boundaries  of  the  50  Tufts  Street  property 
(the  Property)  be  performed  and  reported  under  RTN  3-261 14. 

GEI  is  continuing  to  carry  out  Immediate  Response  Actions  (ERAs),  for  which  it  has  submitted 
IRA  Plans  and  Status  Reports  under  both  RTN  3-23246  and  RTN  3-26114.  Although  the  results 
of  sampling  and  testing  conducted  as  part  of  those  IRAs  also  will  be  utilized  in  the  preparation  of 
the  Phase  II  Comprehensive  Site  Assessment  (CSA),  this  SOW  is  intended  to  formally  initiate 
Phase  II  activities,  It  describes  tasks  to  be  undertaken  to  determine  the  downgradient  extent  of 
chlorinated  volatile  organic  compounds  (VOCs).  We  anticipate  submitting  a  supplemental  work 
plan  or  work  plans  in  the  future  to  address  other  data  requirements  for  the  Phase  II  CSA. 

The  Phase  II  SOW  Transmittal  Forms  (BWSC108)  were  submitted  by  DEP  on  May  18,  2007  and 
copies  are  in  Attachment  A. 
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1.  Contact  Information 

Licensed  Site  Professional 

Ileen  S.  Gladstone,  P.E.,  LSP 
Vice  President 
GEI  Consultants,  Inc. 

400  Unicom  Park  Drive 
Woburn,  MA  01801 
781.721.4012 
LSP  License:  9719 

2.  Background 


Entity  Undertaking  the  IRA 

Brian  Keegan 

Senior  Engineering  Manager 
UniFirst  Corporation 
68  Jonspin  Road 
Wilmington,  MA  01887 
978.658.8888  ext  645 


Chlorinated  VOCs,  including  PCE,  have  been  measured  in  soil,  groundwater,  and  indoor  air  at  the 
50  Tufts  Street  Property.  Chlorinated  VOCs  released  at  the  Property  are  likely  associated  with  the 
historic  handling,  storage,  and  distribution  of  laundry  and  dry  cleaning  chemicals.  GEI  has 
conducted  sampling  and  other  response  actions  on  and  in  the  vicinity  of  the  Property  as  IRAs. 
Those  IRA  activities  are  described  in  the  IRA  Plans  and  Status  Reports  previously  filed  with  DEP. 
Although  the  results  of  groundwater,  soil,  soil  vapor,  indoor  air,  and  other  sampling  and 
investigation  activities  conducted  as  IRAs  will  be  considered  in  the  preparation  of  the  Phase  II 
CSA,  this  is  the  first  work  plan  describing  investigations  to  be  formally  undertaken  as  Phase  II 
activities. 


3.  Scope  of  Work 

This  Phase  II  SOW  includes  a  geophysical  survey  to  identify  the  top  of  bedrock  in  the  vicinity  of 
the  Property,  and  the  installation  and  sampling  of  bedrock  and  shallow  groundwater  wells  in  order 
to  delineate  the  potential  extent  of  chlorinated  VOCs  in  groundwater  in  the  presumed  down- 
gradient  direction  (east-southeast)  from  the  Property. 

Bedrock  Geophysical  Survey 

GEI  engaged  a  geophysical  contractor  to  evaluate  the  depth  to  bedrock  along  portions  of  Franklin 
Street,  Knowlton  Avenue  and  Oliver  Streets  in  the  vicinity  of  the  Property.  The  geophysical 
techniques  to  determine  depth  to  bedrock  included  seismic  and/or  ground  penetrating  radar  (GPR). 
The  geophysical  survey  was  completed  at  the  Site  on  April  1 8,  2007,  prior  to  the  submittal  of  this 
Phase  II  SOW,  based  on  verbal  approval  of  the  work  by  you  in  a  telephone  conversation  with  Ileen 
Gladstone  of  GEI  on  April  12,  2007. 

Boring  and  Monitoring  Well  Installation 

GEI  will  observe  the  installation  of  three  well  couplets,  each  couplet  consisting  of  a  shallow 
overburden  water  table  well  and  a  bedrock  well.  The  approximate  boring  locations  are  shown  on 
Figure  1 .  Actual  locations  will  be  determined  based  on  ability  to  obtain  legal  access,  location  of 
utilities,  and  field  observations.  The  bedrock  wells  will  be  installed  first  in  order  to  determine  the 
overburden  stratigraphy.  The  borings  will  be  advanced  with  driven  or  spun  casing  to  the  top  of 
rock.  Split-spoon  samples  will  be  collected  continuously  during  overburden  boring  operations  to 
characterize  the  subsurface  soil  conditions.  Each  soil  boring  will  be  continuously  logged 
(lithology  and  observation  of  other  physical  characteristics)  and  screened  for  VOCs  with  a 
photoionization  detector  (PID).  Boring  for  the  bedrock  wells  will  be  advanced  into  bedrock  using 
rock  coring.  Rock  core  recovered  from  the  boring  will  be  described  and  retained  for  rock 
classification.  Descriptions  will  include  the  presence  of  fractures  and  bedding. 
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The  monitoring  wells  installed  in  overburden  will  be  constructed  using  2-inch  polyvinyl  chloride 
(PVC)  casing  with  a  screened  section  extending  from  the  top  of  bedrock  to  slightly  above  the 
groundwater  table,  but  not  exceeding  10  feet  of  screened  section.  A  filter  sand  pack  will  be  placed 
around  the  screened  section.  A  bentonite  seal  will  be  placed  approximately  2  to  3  feet  above  the 
top  of  the  screened  section  and  filter  sand  pack.  The  overburden  monitoring  wells  will  be  screened 
across  the  water  table;  however,  if  there  is  no  overburden  groundwater,  then  a  soil  gas  monitoring 
point  will  be  installed  in  the  boring.  The  overburden  monitoring  wells  will  be  constructed  to  allow 
soil  gas  sampling  by  extending  the  well  screens  a  minimum  of  three  feet  above  the  groundwater 
table. 


The  bedrock  wells  are  designed  to  minimize  the  hydraulic  connection  between  the  overburden  soil 
and  bedrock.  The  monitoring  wells  installed  in  bedrock  will  be  constructed  using  2-inch  PVC 
casing  with  a  screened  section  extending  from  the  bottom  of  the  boring  to  approximately  2  to 
3  feet  below  the  top  of  the  bedrock,  but  not  exceeding  10  feet  of  screened  section.  A  bentonite 
seal  will  be  placed  approximately  2  feet  above  the  top  of  the  screened  section  across  the  contact 
between  the  overburden  soil  and  the  bedrock  surface.  The  monitoring  wells  will  be  installed  in 
general  conformance  with  the  DEP  Policy  #WSC-3 10-91,  “Standard  References  for  Monitoring 
Wells,”  dated  April  19,1991. 

Soil  Sampling  and  Testing 

Selected  soil  samples  will  be  collected  and  analyzed  for  grain  size,  organic  carbon  content,  and 
soil  bulk  density.  Soil  samples  will  be  screened  for  the  presence  of  VOCs  using  a  photoionization 
detector  (PID)  and  the  DEP’s  jar  headspace  method.  GEI  will  submit  selected  soil  samples  to 
Accutest  Laboratories  (Accutest)  of  Marlborough,  Massachusetts  for  analysis  by  U.S. 
Environmental  Protection  Agency  (EPA)  Method  8260B. 

Groundwater  and  Soil  Gas  Sampling  and  Testing 

Following  installation  of  the  monitoring  wells,  we  will  develop  the  wells  to  remove  water  that  may 
have  been  introduced  during  drilling,  to  remove  fines  from  the  well,  and  to  develop  the  sand  pack 
placed  in  the  well.  Approximately  one  week  after  well  development,  GEI  will  collect  soil  gas 
samples  from  the  newly  installed  overburden  wells  and  submit  them  to  Accutest  for  analysis  by 
EPA  Method  TO-15  for  the  following  list  of  chlorinated  VOCs: 


Chloroethane 
Carbon  Tetrachloride 
1 , 1  -Dichloroethane 
1 , 1  -Dichloroethylene 
1 ,2-Dichloroethane 
trans-1 ,2-Dichloroethylene 
cis-1 ,2-Dichloroethylene 


1,1,1  -Trichloroethane 

1 .1 .2.2- Tetrachloroethane 

1 . 1 .2- Trichloroethane 
Tetrachloroethylene  (PCE) 
Trichloroethylene  (TCE) 
Vinyl  Chloride 


Following  the  soil  gas  sampling,  GEI  will  collect  groundwater  from  each  overburden  and  bedrock 
monitoring  well  using  low-flow  sampling  techniques,  and  submit  them  to  Accutest  for  analysis 
EPA  Method  8260B. 
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Hydraulic  Conductivity  Evaluation 

We  will  conduct  falling  and/or  rising  head  permeability  tests  on  the  wells  approximately  one  week 
following  groundwater  sampling  to  evaluate  the  hydraulic  conductivity  of  the  overburden  and 
bedrock  units. 

Groundwater  Elevation  Measurements 


We  will  survey  of  the  top  of  casing  elevations  for  the  newly  installed  monitoring  wells  relative  to 
the  datum  used  for  the  existing  wells  at  the  Site.  We  will  measure  water  level  elevations  in  the 
newly-installed  wells  and  existing  wells  at  the  Site  to  characterize  Site-wide  groundwater  flow 
directions  and  gradients. 

4.  Schedule 

We  plan  to  conduct  the  Phase  II  SOW  described  above  from  May  through  July  2007.  The 
proposed  schedule  is  contingent  upon  gaining  access  from  the  private  landowners  to  conduct 
subsurface  investigations  at  the  proposed  boring  locations. 

Please  contact  me  at  781.721.4012  or  igladstone@geiconsultants.com  if  you  have  any  questions 
regarding  this  letter. 

Very  truly  yours, 


GEI  CONSULTANTS,  INC. 


ISG/jah 

Enclosures 


cc:  Brian  Keegan,  UniFirst  Corporation 

Peter  Mills,  City  of  Somerville 
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APPENDIX  A 

Phase  II  Scope  of  Work 
Transmittal  Forms  (BWSC108) 


Massachusetts  Department  of  Environmental  Protection 

eDEP  Transaction  Copy 


Here  is  the  file  you  requested  for  your  records. 

To  retain  a  copy  of  this  file  you  must  save  and/or  print. 


Username: 
Transaction  ID: 
Document: 
Size  of  File: 
Status  of  Transaction: 
Date  and  Time  Created: 


IGLADSTONE 

128856 

BWSC  Comprehensive  Response  Action  Transmittal 
135.393  K 
SUBMITTED 
5/21/2007:  :2:35:53  PM 


Note:  This  file  only  includes  forms  that  were  part  of  your 
transaction  as  of  the  date  and  time  indicated  above.  If  you  need 
a  more  current  copy  of  your  transaction,  return  to  eDEP  and 
select  to  “Download  a  Copy”  from  the  Current  Submittals  page. 
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Massachusetts  Department  of  Environmental  Protection 

Bureau  of  Wasie  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  I  COMPLETION  STATEMENT 

Pursuant  to  310  CMR  40.0484  (Subpart  D)  and  40.0800  (Subpart  H) 


BWSC108 

Release  Tracking  Number 
[3  |  -  [23246 


A.  SUE  LOCATION: 

1.  Site  Name: 


50  TUFTS  ST  &  PROP  ACROSS  THE  ST 


2.  Street  Address:  |50  TUFTS  ST 


3.  City/Town: 


SOMERVILLE 


4.  7iPnoH<vl02145-4129 


5.  UTM  Coordinates:  a.  UTM  N: 


4694314 


b.  UTM  E:  1328044 


0  6.  Check  here  if  a  Tier  Classification  Submittal  has  been  provided  to  DEP  for  this  disposal  site. 
□  a.  Tier  IA  Q  b.  Tier  IB  0  c.  Tier  1C  □  d.  Tier  II 

7.  If  applicable,  provide  the  Permit  Number:  W085813 


B.  THIS  FORM  IS  BEING  USED  TO:  (check  all  that  apply) 

|  1 .  Submit  a  Phase  I  Completion  Statement,  pursuant  to  31 0  CMR  40.0484. 

□  2.  Submit  a  Revised  Phase  I  Completion  Statement,  pursuant  to  31 0  CMR  40.0484. 

(2  3.  Submit  a  Phase  II  Scope  of  Work,  pursuant  to  310  CMR  40.0834. 

□  4.  Submit  an  interim  Phase  II  Report.  This  report  does  not  satisfy  the  response  action  deadline  requirements  in  31 0  CMR 
40.0500. 

|  |  5.  Submit  a  final  Phase  II  Report  and  Completion  Statement,  pursuant  to  31 0  CMR  40.0836. 

6.  Submit  a  Revised  Phase  II  Report  and  Completion  Statement,  pursuant  to  310  CMR  40.0836. 

□  7.  Submit  a  Phase  III  Remedial  Action  Plan  and  Completion  Statement,  pursuant  to  31 0  CMR  40.0862. 
j  |  8.  Submit  a  Revised  Phase  III  Remedial  Action  Plan  and  Completion  Statement,  pursuant  to  31 0  CMR  40.0862. 

□  9.  Submit  a  Phase  IV  Remedy  Implementation  Plan,  pursuant  to  31 0  CMR  40.0874. 

□  1 0.  Submit  a  Modified  Phase  IV  Remedy  Implementation  Plan,  pursuant  to  31 0  CMR  40.0874. 

|  |  ii.  Submit  an  As-Built  Construction  Report,  pursuant  to  31 0  CMR  40.0875. 

|  |  12.  Submit  a  Phase  IV  Status  Report,  pursuant  to  310  CMR  40.0877. 

□  1 3.  Submit  a  Phase  IV  Completion  Statement,  pursuant  to  31 0  CMR  40.0878  and  40.0879. 

Specify  the  outcome  of  Phase  IV  activities:  (check  one) 

I — I  a.  Phase  V  Operation,  Maintenance  or  Monitoring  of  the  Comprehensive  Remedial  Action  is  necessary  to  achieve  a 
* — '  Response  Action  Outcome. 

b  The  requirements  of  a  Class  A  Response  Action  Outcome  have  been  met.  No  additional  Operation,  Maintenance  or 
□  Monitoring  is  necessary  to  ensure  the  integrity  of  the  Response  Action  Outcome.  A  completed  Response  Action 
Outcome  Statement  and  Report  (BWSC104)  will  be  submitted  to  DEP. 

c  The  requirements  of  a  Class  C  Response  Action  Outcome  have  been  met.  No  additional  Operation,  Maintenance  or 
□  Monitoring  is  necessary  to  ensure  the  integrity  of  the  Response  Action  Outcome.  A  completed  Response  Action 
Outcome  Statement  and  Report  (BWSC104)  will  be  submitted  to  DEP. 

d.  The  requirements  of  a  Class  C  Response  Action  Outcome  have  been  met.  Further  Operation,  Maintenance  or 
I — I  Monitoring  of  the  remedial  action  is  necessary  to  ensure  that  conditions  are  maintained  and  that  further  progress  is 
I — I  made  toward  a  Permanent  Solution.  A  completed  Response  Action  Outcome  Statement  and  Report  (BWSC104)  will 

be  submitted  to  DEP. 


L 


(All  sections  of  this  transmittal  form  must  be  filled  out  unless  otherwise  noted  above) 


Revised:  2/15/2005 


Page  1  of  5 


.  ^.fc-og 


- 


*• 


%  HUV 


Massachusetts  Department  of  Environmental  Protection 

Bureau  of  Waste  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  I  COMPLETION  STATEMENT 

Pursuant  to  310  CMR  40.0484  (Subpart  D)  and  40.0800  (Subpart  H) 

B.  THIS  FORM  IS  BEING  USED  TO  fconU:  (check  all  that  apply) 


BWSC108 

Release  Tracking  Number 


al. 

□  14.  Submit  a  Revised  Phase  IV  Completion  Statement,  pursuant  to  310  CMR  40.0878  and  40.0879. 

□  15.  Submit  a  Phase  V  Status  Report,  pursuant  to  310  CMR  40.0892. 

I  I  16.  Submit  a  Remedial  Monitoring  Report.  (This  report  can  only  be  submitted  through  eDEP.) 


a.  Type  of  Report:  (check  one)  □  i.  Initial  Report  Q  ii.  Interim  Report  Q  iii.  Final  Report 

b.  Frequency  of  Submittal:  (check  all  that  apply) 

□  i.  A  Remedial  Monitoring  Report(s)  submitted  monthly  to  address  an  Imminent  Hazard. 

ii.  A  Remedial  Monitoring  Report(s)  submitted  monthly  to  address  a  Condition  of  Substantial  Release  Migration. 

iii.  A  Remedial  Monitoring  Report(s)  submitted  concurrent  with  a  Status  Report. 

c.  Status  of  Site:  (check  one)  □  i.  Phase  V  □  ii.  Remedy  Operation  Status  Q  iii.  Class  C  RAO 

d.  Number  of  Remedial  Systems  and/or  Monitoring  Programs:  i  ~~ 


A  separate  BWSC108A,  CRA  Remedial  Monitoring  Report,  must  be  filled  out  for  each  Remedial  System  and/or  Monitoring 
Program  addressed  by  this  transmittal  form. 

f~~~]  17.  Submit  a  Remedy  Operation  Status,  pursuant  to  310  CMR  40.0893. 

□  18.  Submit  a  Status  Report  to  maintain  a  Remedy  Operation  Status,  pursuant  to  31 0  CMR  40.0893(2). 

□  19.  Submit  a  Modification  of  a  Remedy  Operation  Status,  pursuant  to  310  CMR  40.0893(5). 

[  |  20.  Submit  a  Termination  of  a  Remedy  Operation  Status,  pursuant  to  310  CMR  40.0893(6). 

|~~|  21 .  Submit  a  Phase  V  Completion  Statement,  pursuant  to  31 0  CMR  40.0894. 

Specify  the  outcome  of  Phase  V  activities:  (check  one) 

a.  The  requirements  of  a  Class  A  Response  Action  Outcome  have  been  met.  No  additional  Operation,  Maintenance  or 
□  Monitoring  is  necessary  to  ensure  the  integrity  of  the  Response  Action  Outcome.  A  completed  Response  Action 
Outcome  Statement  (BWSC104)  will  be  submitted  to  DEP. 


b  The  requirements  of  a  Class  C  Response  Action  Outcome  have  been  met.  No  additional  Operation,  Maintenance  or 
□  Monitoring  is  necessary  to  ensure  the  integrity  of  the  Response  Action  Outcome.  A  completed  Response  Action 
Outcome  Statement  and  Report  (BWSC104)  will  be  submitted  to  DEP. 

c.  The  requirements  of  a  Class  C  Response  Action  Outcome  have  been  met.  Further  Operation,  Maintenance  or 
I — |  Monitoring  of  the  remedial  action  is  necessary  to  ensure  that  conditions  are  maintained  and/or  that  further  progress  is 
I — I  made  toward  a  Permanent  Solution.  A  completed  Response  Action  Outcome  Statement  and  Report  (BWSC104)  will 
be  submitted  to  DEP. 


j  |  22.  Submit  a  Revised  Phase  V  Completion  Statement,  pursuant  to  31 0  CMR  40.0894. 

[  23.  Submit  a  Post-Class  C  Response  Action  Outcome  Status  Report,  pursuant  to  31 0  CMR  40.0898. 


(All  sections  of  this  transmittal  form  must  be  filled  out  unless  otherwise  noted  above) 
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Massachusetts  Department  of  Environmental  Protection 

Bureau  of  Waste  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  I  COMPLETION  STATEMENT 

Pursuant  to  310  CMR  40.0484  (Subpart  D)  and  40.0800  (Subpart  H) 

C.  LSP  SIGNATURE  AND  STAMP: 


Release  Tracking  Number 


!  attest  under  the  pains  and  penalties  of  perjury  that  I  have  personally  examined  and  am  familiar  with  this  transmittal  form, 
including  any  and  all  documents  accompanying  this  submittal.  In  my  professional  opinion  and  judgment  based  upon  application 
of  (i)  the  standard  of  care  in  309  CMR  4.02(1 ),  (ii)  the  applicable  provisions  of  309  CMR  4.02(2)  and  (3),  and  309  CMR  4.03(2),  and 
(iii)  the  provisions  of  309  CMR  4.03(3),  to  the  best  of  my  knowledge,  information  and  belief, 


>  if  Section  B  indicates  that  a  Phase  I,  Phase  II,  Phase  III,  Phase  IV  or  Phase  V  Completion  Statement  is  being  submitted,  the 
response  action(s)  that  is  (are)  the  subject  of  this  submittal  (i)  has  (have)  been  developed  and  implemented  in  accordance  with 
the  applicable  provisions  of  M.G.L.  c.  21 E  and  310  CMR  40.0000,  (ii)  is  (are)  appropriate  and  reasonable  to  accomplish  the 
purposes  of  such  response  action(s)  as  set  forth  in  the  applicable  provisions  of  M.G.L.  c.  21 E  and  31 0  CMR  40.0000,  and  (iii) 
comply(ies)  with  the  identified  provisions  of  all  orders,  permits,  and  approvals  identified  in  this  submittal; 


>  if  Section  B  indicates  that  a  Phase  II  Scope  of  Work  or  a  Phase  IV  Remedy  Implementation  Plan  is  being  submitted,  the 
response  action(s)  that  is  (are)  the  subject  of  this  submittal  (i)  has  (have)  been  developed  in  accordance  with  the  applicable 
provisions  of  M.G.L.  c.  21 E  and  31 0  CMR  40.0000,  (ii)  is  (are)  appropriate  and  reasonable  to  accomplish  the  purposes  of  such 
response  action(s)  as  set  forth  in  the  applicable  provisions  of  M.G.L.  c.  21 E  and  310  CMR  40.0000,  and  (iii)  comply(ies)  with  the 
identified  provisions  of  all  orders,  permits,  and  approvals  identified  in  this  submittal; 


>  if  Section  B  indicates  that  an  As-Built  Construction  Report,  a  Remedy  Operation  Status, a  Phase  IV,  Phase  V  or  Post-Class 
C  RAO  Status  Report,  a  Status  Report  to  Maintain  a  Remedy  Operation  Status  and/or  a  Remedial  Monitoring  Report  is  being 
submitted,  the  response  action(s)  that  is  (are)  the  subject  of  this  submittal  (i)  is  (are)  being  implemented  in  accordance  with  the 
applicable  provisions  of  M.G.L.  c.  21 E  and  31 0  CMR  40.0000,  (ii)  is  (are)  appropriate  and  reasonable  to  accomplish  the  purposes 
of  such  response  action(s)  as  set  forth  in  the  applicable  provisions  of  M.G.L.  c.  21 E  and  310  CMR  40.0000,  and  (iii)  comply(ies) 
with  the  identified  provisions  of  all  orders,  permits,  and  approvals  identified  in  this  submittal. 


am  aware  that  significant  penalties  may  result,  including,  but  not  limited  to,  possible  fines  and  imprisonment,  if  I  submit 
information  which  I  know  to  be  false,  inaccurate  or  materially  incomplete. 


1.  LSP#:  I9719 


2.  First  Name: 
4.  Telephone: 
7.  Signature: 


ILEEN  S 


3.  Last  Name: 


GLADSTONE 


7817214012 


-  •». 


5.  Ext.: 


6.  FAX: 


ILEEN  S  GLADSTONE 


8.  Date:  i05'1 8/2007 


(mm/dd/yyyy) 


9.  LSP  Stamp: 
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Massachusetts  Department  of  Environmental  Protection 

Bureau  of  Waste  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  I  COMPLETION  STATEMENT 

Pursuant  to  310  CMR  40.0484  (Subpart  D)  and  40.0800  {Subpart  H) 


BWSC198 

Release  Tracking  Number 


D.  PERSON  UNDERTAKING  RESPONSE  ACTIONS: 


1 .  Check  all  that  apply:  Q  a.  change  in  contact  name  0  b.  change  of  address  0  C'  p.e  m  the  person 

[  undertaking  response  actions 


2.  Name  of  Organization: 

3.  Contact  First  Name: 

5.  Street: 


UNIFIRST  CORP 


BRIAN 


68  JONSPIN  RD 


4.  Last  Name: 
6.  Title 


KEEGAN 


ENV  ENG  MANAGER 


7.  City/Town: 


WILMINGTON 

8.  State: 

MA 

9.  ZIP  Code: 

01887-0000 


10.  Telephone: 


8003477888 


11.  Ext.: 


12.  FAX: 


E.  RELATIONSHIP  TO  SrTE  OF  PERSON  UNDERTAKING  RESPONSE  ACTIONS: 

1.  RP  or  PRP  0]  a.  Owner  □  b.  Operator  0  c.  Generator  0  d.  Transporter 

f/1  e.  Other  RP  or  PRP  Specify: 


OTHER  PRPS 


2.  Fiduciary,  Secured  Lender  or  Municipality  with  Exempt  Status  (as  defined  by  M.G.L.  c.  21 E,  s.  2) 
|  |  3.  Agency  or  Public  Utility  on  a  Right  of  Way  (as  defined  by  M.G.L.  c.  21 E,  s.  5(j)) 

|  j  4.  Any  Other  Person  Undertaking  Response  Actions  Specify  Relationship: 


F.  REQUIRED  ATTACHMENT  AND  SUBMITTALS: 


1 .  Check  here  if  the  Response  Action(s)  on  which  this  opinion  is  based,  if  any,  are  (were)  subject  to  any  order(s),  permit(s) 
|  and/or  approval(s)  issued  by  DEP  or  EPA.  If  the  box  is  checked,  you  MUST  attach  a  statement  identifying  the  applicable 
provisions  thereof. 


□ 

□ 

□ 

□ 

□ 

□ 


2.  Check  here  to  certify  that  the  Chief  Municipal  Officer  and  the  Local  Board  of  Health  have  been  notified  of  the  submittal  of 
any  Phase  Reports  to  DEP. 

3.  Check  here  to  certify  that  the  Chief  Municipal  Officer  and  the  Local  Board  of  Health  have  been  notified  of  the  availability  of  a 
Phase  III  Remedial  Action  Plan. 

4.  Check  here  to  certify  that  the  Chief  Municipal  Officer  and  the  Local  Board  of  Health  have  been  notified  of  the  availability  of  a 
Phase  IV  Remedy  Implementation  Plan. 

5.  Check  here  to  certify  that  the  Chief  Municipal  Officer  and  the  Local  Board  of  Health  have  been  notified  of  any  field  work 
involving  the  implementation  of  a  Phase  IV  Remedial  Action. 

6.  If  submitting  a  Modification  of  a  Remedy  Operation  Status,  check  here  to  certify  that  a  statement  detailing  the  compliance 
history,  as  per  31 0  CMR  40.0893(5),  for  the  person  making  this  submittal  is  attached. 

7.  If  submitting  a  Modification  of  a  Remedy  Operation  Status,  check  here  to  certify  that  written  consent  of  the  person  who 
submitted  the  Remedy  Operation  Status  submittal,  as  per  310  CMR  40.0893(5),  is  attached. 


I — j  8.  Check  here  if  any  non-updatable  information  provided  on  this  form  is  incorrect,  e.g.  Site  Name.  Send  corrections  to  the 
« — '  DEP  Regional  Office. 

[/]  g  check  here  to  certify  that  the  LSP  Opinion  containing  the  material  facts,  data,  and  other  information  is  attached. 
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Massachusetts  Department  of  Environmental  Protection 

Bureau  of  Waste  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  I  COMPLETION  STATEMENT 

Pursuant  to  310  CMR  40.0484  (Subpart  D)  and  40.0800  (Subpart  H) 

G.  CERTIFICATION  OF  PERSON  UNDERTAKING  RESPONSE  ACTIONS: 


Release  Tracking  Number 


1.  I, 


BRIAN  KEEGAN 


,  attest  under  the  pains  and  penalties  of  perjury  (i)  that  I  have  personally 
examined  and  am  familiar  with  the  information  contained  in  this  submittal,  including  any  and  all  documents  accompanying  this 
transmittal  form,  (ii)  that,  based  on  my  inquiry  of  those  individuals  immediately  responsible  for  obtaining  the  information,  the 
material  information  contained  in  this  submittal  is,  to  the  best  of  my  knowledge  and  belief,  true,  accurate  and  complete,  and  (iii) 
that  I  am  fully  authorized  to  make  this  attestation  on  behalf  of  the  entity  legally  responsible  for  this  submittal.  I/the  person  or 
entity  on  whose  behalf  this  submittal  is  made  am/is  aware  that  there  are  significant  penalties,  including,  but  not  limited  to, 
possible  fines  and  imprisonment,  for  willfully  submitting  false,  inaccurate,  or  incomplete  information. 


2.  By:  fii=HAN  KEEGAN 

3.  Title: 

ENV  ENG  MANAGER 

Signature 

4.  For: 

UNIFIRST  CORP 

5.  Date: 

05/18/2007 

(Name  of  person  or  entity  recorded  in  Section  D) 

(mm/dd/yyyy) 

]  6.  Check  here  if  the  address  of  the  person  providing  certification  is  different  from  address  recorded  in  Section  D. 

7.  Street:  _ 

8.  City/Town: _ 9.  State:  -  10.  ZIP  Code:  _ 

11.  Telephone:  _  12.  Ext.:  -  13.  FAX:  - 


YOU  ARE  SUBJECT  TO  AN  ANNUAL  COMPLIANCE  ASSURANCE  FEE  OF  UP  TO  $10,000  PER 
BILLABLE  YEAR  FOR  THIS  DISPOSAL  SITE.  YOU  MUST  LEGIBLY  COMPLETE  ALL  RELEVANT 
SECTIONS  OF  THIS  FORM  OR  DEP  MAY  RETURN  THE  DOCUMENT  AS  INCOMPLETE.  IF  YOU 
SUBMIT  AN  INCOMPLETE  FORM,  YOU  MAY  BE  PENALIZED  FOR  MISSING  A  REQUIRED  DEADUNE. 


Date  Stamp  (DEP  USE  ONLY:) 


5/18/2007  4:20:22  PM 


Revised:  2/15/2005 
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Massachusetts  Department  of  Environmental  Protection 

eDEP  Transaction  Copy 


Here  is  the  file  you  requested  for  your  records. 

To  retain  a  copy  of  this  file  you  must  save  and/or  print. 


Username: 
Transaction  ID: 
Document: 
Size  of  File: 
Status  of  Transaction: 
Date  and  Time  Created: 


IGLADSTONE 

128864 

BWSC  Comprehensive  Response  Action  Transmittal 
135.324  K 
SUBMITTED 
5/21/2007::2:24:03  PM 


Note:  This  file  only  includes  forms  that  were  part  of  your 
transaction  as  of  the  date  and  time  indicated  above.  If  you  need 
a  more  current  copy  of  your  transaction,  return  to  eDEP  and 
select  to  “Download  a  Copy”  from  the  Current  Submittals  page. 


. 


Massachusetts  Department  of  Environmental  Protection 

Bureau  of  Waste  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  i  COMPLETION  STATEMENT 

Pursuant  to  31 0  CMR  40.0484  (Subpart  D)  and  40.0800  {Subpart  H) 


BWSC1 08 

Release  Tracking  Number 


25114 


A.  SrTE  LOCATION: 


1.  Site  Name: 


NO  LOCATION  AID 


2.  Street  Address: 


50  TUFTS  ST 


3.  Citv/Town:|SQMERVILLE 


4.  ZIP  Code: 


5.  UTM  Coordinates:  a.  UTM  N: 


4694310 


b.  UTM  E:  1328046 


□  6.  Check  here  if  a  Tier  Classification  Submittal  has  been  provided  to  DEP  for  this  disposal  site. 
□  a.  Tier  IA  □  b.  Tier  IB  □  c.  Tier  1C  □  d.  Tier  II 

7.  If  applicable,  provide  the  Permit  Number:  


B.  THIS  FORM  IS  BEING  USED  TO:  (check  all  that  apply) 

□  1 .  Submit  a  Phase  I  Completion  Statement,  pursuant  to  310  CMR  40.0484. 

□  2.  Submit  a  Revised  Phase  I  Completion  Statement,  pursuant  to  31 0  CMR  40.0484. 

[71  3.  Submit  a  Phase  II  Scope  of  Work,  pursuant  to  310  CMR  40.0834. 

□  4.  Submit  an  Interim  Phase  II  Report.  This  report  does  not  satisfy  the  response  action  deadline  requirements  in  31 0  CMR 
40.0500. 

□  5.  Submit  a  final  Phase  II  Report  and  Completion  Statement,  pursuant  to  310  CMR  40.0836. 

[  |  6.  Submit  a  Revised  Phase  II  Report  and  Completion  Statement,  pursuant  to  31 0  CMR  40.0836. 

|  |  7.  Submit  a  Phase  111  Remedial  Action  Plan  and  Completion  Statement,  pursuant  to  31 0  CMR  40.0862. 

□  8.  Submit  a  Revised  Phase  III  Remedial  Action  Plan  and  Completion  Statement,  pursuant  to  310  CMR  40.0862. 

□  9.  Submit  a  Phase  IV  Remedy  Implementation  Plan,  pursuant  to  31 0  CMR  40.0874. 

□  10.  Submit  a  Modified  Phase  IV  Remedy  Implementation  Plan,  pursuant  to  310  CMR  40.0874. 

□  1 1 .  Submit  an  As-Built  Construction  Report,  pursuant  to  31 0  CMR  40.0875. 

□  12.  Submit  a  Phase  IV  Status  Report,  pursuant  to  31 0  CMR  40.0877. 

|  |  1 3.  Submit  a  Phase  IV  Completion  Statement,  pursuant  to  31 0  CMR  40.0878  and  40.0879. 

Specify  the  outcome  of  Phase  IV  activities:  (check  one) 

I — |  a.  Phase  V  Operation,  Maintenance  or  Monitoring  of  the  Comprehensive  Remedial  Action  is  necessary  to  achieve  a 
' — '  Response  Action  Outcome. 

b  The  requirements  of  a  Class  A  Response  Action  Outcome  have  been  met.  No  additional  Operation,  Maintenance  or 
□  Monitoring  is  necessary  to  ensure  the  integrity  of  the  Response  Action  Outcome.  A  completed  Response  Action 
Outcome  Statement  and  Report  (BWSC104)  will  be  submitted  to  DEP. 

c  The  requirements  of  a  Class  C  Response  Action  Outcome  have  been  met.  No  additional  Operation,  Maintenance  or 
□  Monitoring  is  necessary  to  ensure  the  integrity  of  the  Response  Action  Outcome.  A  completed  Response  Action 
Outcome  Statement  and  Report  (BWSC104)  will  be  submitted  to  DEP . 

d.  The  requirements  of  a  Class  C  Response  Action  Outcome  have  been  met.  Further  Operation,  Maintenance  or 
Monitoring  of  the  remedial  action  is  necessary  to  ensure  that  conditions  are  maintained  and  that  further  progress  is 
made  toward  a  Permanent  Solution.  A  completed  Response  Action  Outcome  Statement  and  Report  (BWSC104)  will 
be  submitted  to  DEP. 

(All  sections  of  this  transmittal  form  must  be  filled  out  unless  otherwise  noted  above) 


□ 


Revised:  2/15/2005 
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Massachusetts  Department  of  Environmental  Protection 
Bureau  of  Waste  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  I  COMPLETION  STATEMENT 

Pursuant  to  31 0  CMR  40.0484  (Subpart  D)  and  40.0800  (Subpart  H) 


BWSC108 

Release  Tracking  Number 


B.  THIS  FORM  IS  BEING  USED  TO  fconU:  (check  all  that  apply) 

□  14.  Submit  a  Revised  Phase  IV  Completion  Statement,  pursuant  to  310  CMR  40.0878  and  40.0879. 

I  I  15.  Submit  a  Phase  V  Status  Report,  pursuant  to  310  CMR  40.0892. 

I  I  1 6.  Submit  a  Remedial  Monitoring  Report.  (This  report  can  only  be  submitted  through  eDEP.) 

a.  Type  of  Report:  (check  one)  □  i.  Initial  Report  Q  ii.  Interim  Report  □  iii.  Final  Report 

b.  Frequency  of  Submittal:  (check  all  that  apply) 

□  i.  A  Remedial  Monitoring  Report(s)  submitted  monthly  to  address  an  Imminent  Hazard. 

I  |  ii.  A  Remedial  Monitoring  Report(s)  submitted  monthly  to  address  a  Condition  of  Substantial  Release  Migration. 

I  I  iii.  A  Remedial  Monitoring  Report(s)  submitted  concurrent  with  a  Status  Report. 

c.  Status  of  Site:  (check  one)  Q  i.  Phase  V  Q  ii.  Remedy  Operation  Status  Q  iii.  Class  C  RAO 

d.  Number  of  Remedial  Systems  and/or  Monitoring  Programs:  1 

A  separate  BWSC108A,  CRA  Remedial  Monitoring  Report,  must  be  filled  out  for  each  Remedial  System  and/or  Monitoring 
Program  addressed  by  this  transmittal  form. 

□  17.  Submit  a  Remedy  Operation  Status,  pursuant  to  31 0  CMR  40.0893. 

□  18.  Submit  aStatus  Report  to  maintain  a  Remedy  Operation  Status,  pursuant  to  310  CMR  40.0893(2). 

□  1 9.  Submit  a  Modification  of  a  Remedy  Operation  Status,  pursuant  to  310  CMR  40.0893(5). 

□  20.  Submit  a  Termination  of  a  Remedy  Operation  Status,  pursuant  to  310  CMR  40.0893(6). 

I  |  21.  Submit  a  Phase  V  Completion  Statement,  pursuant  to  310  CMR  40.0894. 

Specify  the  outcome  of  Phase  V  activities:  (check  one) 


a.  The  requirements  of  a  Class  A  Response  Action  Outcome  have  been  met.  No  additional  Operation,  Maintenance  or 
□  Monitoring  is  necessary  to  ensure  the  integrity  of  the  Response  Action  Outcome.  A  completed  Response  Action 
Outcome  Statement  (BWSC1 04)  will  be  submitted  to  DEP. 


b.  The  requirements  of  a  Class  C  Response  Action  Outcome  have  been  met.  No  additional  Operation,  Maintenance  or 
□  Monitoring  is  necessary  to  ensure  the  integrity  of  the  Response  Action  Outcome.  A  completed  Response  Action 

Outcome  Statement  and  Report  (BWSC104)  will  be  submitted  to  DEP. 

c.  The  requirements  of  a  Class  C  Response  Action  Outcome  have  been  met.  Further  Operation,  Maintenance  or 

| — |  Monitoring  of  the  remedial  action  is  necessary  to  ensure  that  conditions  are  maintained  and/or  that  further  progress  is 
' — '  made  toward  a  Permanent  Solution.  A  completed  Response  Action  Outcome  Statement  and  Report  (BWSC1 04)  will 
be  submitted  to  DEP. 

□  22.  Submit  a  Revised  Phase  V  Completion  Statement,  pursuant  to  31 0  CMR  40.0894. 

□  23.  Submit  a  Post-Class  C  Response  Action  Outcome  Status  Report,  pursuant  to  31 0  CMR  40.0898. 


(All  sections  of  this  transmittal  form  must  be  filled  out  unless  otherwise  noted  above) 
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Massachusetts  Department  of  Environmental  Protection 
Bureau  of  Waste  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  I  COMPLETION  STATEMENT 

Pursuant  to  31 0  CMR  40.0484  {Subpart  D)  and  40.0800  (Subpart  H) 


BWSC108 


Release  Tracking  Number 


C.  LSP  SIGNATURE  AND  STAMP: 

attest  under  the  pains  and  penalties  of  perjury  that  I  have  personally  examined  and  am  familiar  with  this  transmittal  form, 
including  any  and  all  documents  accompanying  this  submittal.  In  my  professional  opinion  and  judgment  based  upon  application 
of  (i)  the  standard  of  care  in  309  CMR  4.02(1 ),  (ii)  the  applicable  provisions  of  309  CMR  4.02(2)  and  (3),  and  309  CMR  4.03(2),  and 
(iii)  the  provisions  of  309  CMR  4.03(3),  to  the  best  of  my  knowledge,  information  and  belief, 

>  if  Section  B  indicates  that  a  Phase  I,  Phase  II,  Phase  III,  Phase  IV  or  Phase  V  Completion  Statement  is  being  submitted,  the 
response  action(s)  that  is  (are)  the  subject  of  this  submittal  (i)  has  (have)  been  developed  and  implemented  in  accordance  with 
the  applicable  provisions  of  M.G.L.  c.  21 E  and  310  CMR  40.0000,  (ii)  is  (are)  appropriate  and  reasonable  to  accomplish  the 
purposes  of  such  response  action(s)  as  set  forth  in  the  applicable  provisions  of  M.G.L.  c.  21 E  and  310  CMR  40.0000,  and  (iii) 
comply(ies)  with  the  identified  provisions  of  all  orders,  permits,  and  approvals  identified  in  this  submittal; 

>  if  Section  B  indicates  that  a  Phase  II  Scope  of  Work  or  a  Phase  IV  Remedy  Implementation  Plan  is  being  submitted,  the 
response  action(s)  that  is  (are)  the  subject  of  this  submittal  (i)  has  (have)  been  developed  in  accordance  with  the  applicable 
provisions  of  M.G.L.  c.  21 E  and  310  CMR  40.0000,  (ii)  is  (are)  appropriate  and  reasonable  to  accomplish  the  purposes  of  such 
response  action(s)  as  set  forth  in  the  applicable  provisions  of  M.G.L.  c.  21 E  and  310  CMR  40.0000,  and  (iii)  comply(ies)  with  the 
identified  provisions  of  all  orders,  permits,  and  approvals  identified  in  this  submittal; 

>  if  Section  B  indicates  that  an  As-Built  Construction  Report,  a  Remedy  Operation  Status, a  Phase  IV,  Phase  V  or  Post-Class 
C  RAO  Status  Report,  a  Status  Report  to  Maintain  a  Remedy  Operation  Status  and/or  a  Remedial  Monitoring  Report  is  being 
submitted,  the  response  action(s)  that  is  (are)  the  subject  of  this  submittal  (i)  is  (are)  being  implemented  in  accordance  with  the 
applicable  provisions  of  M.G.L.  c.  21 E  and  310  CMR  40.0000,  (ii)  is  (are)  appropriate  and  reasonable  to  accomplish  the  purposes 
of  such  response  action(s)  as  set  forth  in  the  applicable  provisions  of  M.G.L.  c.  21 E  and  310  CMR  40.0000,  and  (iii)  comply(ies) 
with  the  identified  provisions  of  all  orders,  permits,  and  approvals  identified  in  this  submittal. 

I  am  aware  that  significant  penalties  may  result,  including,  but  not  limited  to,  possible  fines  and  imprisonment,  if  I  submit 
information  which  I  know  to  be  false,  inaccurate  or  materially  incomplete. 


1.  LSP#: 


9719 


2.  First  Name: 


4.  Telephone: 


ILEEN  S 


3.  Last  Name: 


GLADSTONE 


7817214012 

.  5.  Ext.: 

6.  FAX: 

r.  Signature:  f(LEEN  S  GLADSTONE 


8.  Date: 


05/18/2007 


(mm/dd/yyyy) 


9.  LSP  Stamp: 


Revised:  2/15/2005 
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Massachusetts  Department  of  Environmental  Protection 

Bureau  of  Waste  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  I  COMPLETION  STATEMENT 

Pursuant  to  310  CMR  40.0484  {Subpart  D)  and  40.0800  (Subpart  H) 

D.  PERSON  UNDERTAKING  RESPONSE  ACTIONS: 


BWSC108 


Release  Tracking  Number 


1.  Check  all  that  apply:  PI  a.  change  in  contact  name  P)  b.  change  of  address  Pj  c- ^h^n9e  in  the  Person 

1 — 1  1 —*  1  undertaking  response  actions 


2.  Name  of  Organization: 

3.  Contact  First  Name: 

5.  Street: 


UNIFIRST  CORP 


BRIAN 


68  JONSPIN  RD 


4.  Last  Name: 
6.  Title: 


KEEGAN 


ENV  ENG  MANAGER 


7.  City/Town: 


WILMINGTON 

8.  State: 

MA 

9.  ZIP  Code: 

01887-0000 


10.  Telephone: 


8003477888 


11.  Ext.: 


12.  FAX: 


E.  RELATIONSHIP  TO  SITE  OF  PERSON  UNDERTAKING  RESPONSE  ACTIONS: 

171  1.  RPorPRP  □  a.  Owner  □  b.  Operator  □  c.  Generator  P]  d.  Transporter 

[/I  e.  Other  RPorPRP  Specify: 


OTHER  PRPS 


|  [  2.  Fiduciary,  Secured  Lender  or  Municipality  with  Exempt  Status  (as  defined  by  M.G.L.  c.  21 E,  s.  2) 
|  j  3.  Agency  or  Public  Utility  on  a  Right  of  Way  (as  defined  by  M.G.L.  c.  21 E,  s.  5(j)) 

PJ  4.  Any  Other  Person  Undertaking  Response  Actions  Specify  Relationship: 


F.  REQUIRED  ATTACHMENT  AND  SUBMrTTALS: 


1 .  Check  here  if  the  Response  Action(s)  on  which  this  opinion  is  based,  if  any,  are  (were)  subject  to  any  order(s),  permit(s) 
P]  and/or  approval(s)  issued  by  DEP  or  EPA.  If  the  box  is  checked,  you  MUST  attach  a  statement  identifying  the  applicable 
provisions  thereof. 

□  2.  Check  here  to  certify  that  the  Chief  Municipal  Officer  and  the  Local  Board  of  Health  have  been  notified  of  the  submittal  of 
any  Phase  Reports  to  DEP. 

□  3.  Check  here  to  certify  that  the  Chief  Municipal  Officer  and  the  Local  Board  of  Health  have  been  notified  of  the  availability  of  a 
Phase  III  Remedial  Action  Plan. 

| — |  4.  Check  here  to  certify  that  the  Chief  Municipal  Officer  and  the  Local  Board  of  Health  have  been  notified  of  the  availability  of  a 
' — ■  Phase  IV  Remedy  Implementation  Plan. 

□  5.  Check  here  to  certify  that  the  Chief  Municipal  Officer  and  the  Local  Board  of  Health  have  been  notified  of  any  field  work 
involving  the  implementation  of  a  Phase  IV  Remedial  Action. 

□  6.  If  submitting  a  Modification  of  a  Remedy  Operation  Status,  check  here  to  certify  that  a  statement  detailing  the  compliance 
history,  as  per  310  CMR  40.0893(5),  for  the  person  making  this  submittal  is  attached. 

□  7.  If  submitting  a  Modification  of  a  Remedy  Operation  Status,  check  here  to  certify  that  written  consent  of  the  person  who 
submitted  the  Remedy  Operation  Status  submittal,  as  per  31 0  CMR  40.0893(5),  is  attached. 

□  8.  Check  here  if  any  non-updatable  information  provided  on  this  form  is  incorrect,  e.g.  Site  Name.  Send  corrections  to  the 
DEP  Regional  Office. 

[/I  9.  Check  here  to  certify  that  the  LSP  Opinion  containing  the  material  facts,  data,  and  other  information  is  attached. 
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Massachusetts  Department  of  Environmental  Protection 
Bureau  of  Waste  Site  Cleanup 

COMPREHENSIVE  RESPONSE  ACTION  TRANSMITTAL 
FORM  &  PHASE  I  COMPLETION  STATEMENT 

Pursuant  to  31 0  CMR  40.0484  (Subpart  D)  and  40.0800  (Subpart  H) 


BWSC108 

Release  Tracking  Number 


sr-. 

2611 4T;;.;v/ 


G.  CERTIFICATION  OF  PERSON  UNDERTAKING  RESPONSE  ACTIONS: 


1.  !, 


BRIAN  KEEGAN 


,  attest  under  the  pains  and  penalties  of  perjury  (i)  that  I  have  personally 
examined  and  am  familiar  with  the  information  contained  in  this  submittal,  including  any  and  all  documents  accompanying  this 
transmittal  form,  (ii)  that,  based  on  my  inquiry  of  those  individuals  immediately  responsible  for  obtaining  the  information,  the 
material  information  contained  in  this  submittal  is,  to  the  best  of  my  knowledge  and  belief,  true,  accurate  and  complete,  and  (iii) 
that  I  am  fully  authorized  to  make  this  attestation  on  behalf  of  the  entity  legally  responsible  for  this  submittal.  I/the  person  or 
entity  on  whose  behalf  this  submittal  is  made  am/is  aware  that  there  are  significant  penalties,  including,  but  not  limited  to, 
possible  fines  and  imprisonment,  for  willfully  submitting  false,  inaccurate,  or  incomplete  information. 


2.  By:  {BRIAN  KEEGAN 


Signature 


4.  For: 


UNIFIRST  CORP 


3.  Title: 


5.  Date: 


ENV  ENG  MANAGER 


05/19/2007 


(Name  of  person  or  entity  recorded  in  Section  D) 


(mm/dd/yyyy) 


]  6.  Check  here  if  the  address  of  the  person  providing  certification  is  different  from  address  recorded  in  Section  D. 
7.  Street:  ■ _ 


8.  City/Town: 


9.  State: 


10.  ZIP  Code: 


11.  Telephone: 


12.  Ext.: 


13.  FAX: 


YOU  ARE  SUBJECT  TO  AN  ANNUAL  COMPLIANCE  ASSURANCE  FEE  OF  UP  TO  $10,000  PER 
BILLABLE  YEAR  FOR  THIS  DISPOSAL  SRE.  YOU  MUST  LEGIBLY  COMPLETE  ALL  RELEVANT 
SECTIONS  OF  THIS  FORM  OR  DEP  MAY  RETURN  THE  DOCUMENT  AS  INCOMPLETE  IF  YOU 
SUBMR  AN  INCOMPLETE  FORM,  YOU  MAY  BE  PENALIZED  FOR  MISSING  A  REQUIRED  DEADUNE. 


Date  Stamp  (DEP  USE  ONLY:) 


5/19/2007  8:39:22  PM 
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